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DRAFTED BY :COMM/BIC/OIM/EDS/AVDISTEFANO 
APPROVED BY:EB/OCA/CM/BEBYRON 
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COMM/BIC/OIM/TLTHOMAS CHIEF EMB 
OM EUR/CE/BFLATIN INFO 

014084 

R011701Z JUL 75 
FM SECSTATE WASHDC 
TO AMEMBASSY BERN 
INFO AMEMBASSY PARIS 

UNCLAS STATE 155053 

E.O. : 11652 N/A 
TAGS: BEXP, SZ 

SUBJECT: U.S. EXHIBITION NUCLEX '75 CONSTRUCTION CONTRACT 

FOR KELLY/BERN 
FOR CULVER/PARIS 

1. REQUEST AMERICAN EMBASSY BERN ASSISTANCE IN LETTING 
BIDS AND AWARDING CONTRACT FOR CONSTRUCTION U. S. 

EXHIB ITION/NU CLEX 75 AT BASEL. DIRECTOR, U.S. EXHIBITION, 

ROBERT CULVER, WILL ASSIST EMBASSY CONTRACTING OFFICER IN 
BID BRIEFING. 

BID BRIEFING TO BE HELD AT AMERICAN EMBASSY BERN AUGUST 4 
AT 1000 HOURS. BIDS DUE AUGUST 8. PLEASE CABLE BID 
RESULTS TO COMMERCE/OIM FOR REVIEW AND APPROVAL OF 
RECOMMENDED CONTRACTOR. 

2. COMMERCE WILL CABLE SEVERAL CONTRACTORS CONSIDERED 
CAPABLE OF PERFORMING WORK TO REQUEST AND CONFIRM THEIR 
INTEREST IN ATTENDING AUGUST 4 BID BRIEFING. AMERICAN 
UNCLASSIFIED 
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EMBASSY BERN WILL BE ADVISED OF CONTRACTORS WHO WILL ATTEND 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 01 JUL 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975STATE1 55053 

Document Source: CORE 

Document Unique ID: 00 

Drafter: COMM/BIC/OIM/EDS/AVDISTEFANO 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750228-0913 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750794/aaaadgov.tel 

Line Count: 63 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN COME 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 27 JAN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 JAN 2003 by WilliaRL>; APPROVED <17 MAR 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: U.S. EXHIBITION NUCLEX 75 CONSTRUCTION CONTRACT FOR KELLY/BERN 
TAGS: BEXP, SZ 
To: BERN 
Type: TE 
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